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Message Text 


UNCLASSIFIED 

PAGE 01 STATE 035982 

60 

ORIGIN COME-OO 

INFO OCT-01 ARA-16 ISO-OO EB-11 SS-20 TRSE-00 EUR-25 RSC-01 
/074R 
66617 

DRAFTED BY: COM/MEPD/OED/JNRANDOLPH 
APPROVED BY: EB/OCA/REP:LAKLIEFORTH 
COM/OED/MEPD/JRHEAGEN 
COM/OED/MEPD/JMSANDS, DIRECTOR 
TRSY/OASIA/MIPO/T. BURKE (INFO) 

STATE/ARA/C AR/J SIMMS (PHONE) 

016045 

R 222126Z FEB 74 

FM SECSTATE WASHDC 

TO AMEMBASSY PORT AU PRINCE 

UNCLAS STATE 035982 

E.O. 11652: N/A 
TAGS: BMEP, HA 

SUBJ: HAITIAN SOUTHERN HIGHWAY STATUS 
REF: A) STATE 31630 B ) PORT AU PRINCE 41 

1. COMMERCE RECEIVED FOLLOWING INFO FROM IDB CONCERNING 
STATUS SUBJECT PROJECT. AROUND DECEMBER 7, SHORT LIST 
THREE CANADIAN FIRMS DETERMINED ON BASIS MATCHING PRE- 
LIMINARY GOH LIST. CONTAINING SIX CANADIAN FIRMS AND ONE 
AMERICAN (PAVLO ENGINEERS) AND PRELIMINARY IDB LIST, CON- 
TAINING THREE CANADIAN FIRMS, ONE AMERICAN (LOUIS BERGER), 
ONE MEXICAN (COMEC), AND ONE BRAZILIAN (HIDROSERVICE). 
REQUEST FOR PROPOSALS FROM THREE CANADIAN FIRMS RESULTED 
IN AWARD OF TECHNICAL ASSISTANCE/CONSTRUCTION SUPERVISION 
CONTRACT TO FENCO (FOUNDATION ENGINEERING COMPANY) OF 
CANADA. IDB SAYS CONTACT WITH OTHER LEADING AMERICAN 
ENGINEERING FIRMS REVEALED MOST FRENCH SPEAKING PERSONNEL 
COMMITTED OVER NEAR FUTURE. AT ANY RATE, APPEARS SHORT 
LIST DETERMINED PRIOR TO PORT AU PRINCE 2146 OF DECEMBER 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 STATE 035982 

18. QUALIFICATION DOCUMENTS FOR CONSTRUCTION SUPERVISION 
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NEVER ISSUED AS IDB NORMAL PROCEDURE COMPILE SHORT LIST 
ON BASIS OF PAST EXPERIENCE AND SPECIFIC EXPERTISE ENGINEER- 
ING CONSULTANTS. 

2. IDB REP OF OPINION THAT FENCO AS PART OF CONTRACT WOULD 
DEVELOP PREQUALIFICATION DOCUMENTS FOR FIRMS INTERESTED 
ACTUAL CONSTRUCTION CONTRACT. PLEASE ADVISE WHEN THESE 
BECOME AVAILABLE. RUSH 


UNCLASSIFIED 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 22 FEB 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974STATE035982 

Document Source: CORE 

Document Unique ID: 00 

Drafter: COM/MEPD/OED/JNRANDOLPH 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: STATE 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t1 974021 4/aaaaanmp.tel 

Line Count: 69 
Locator: TEXT ON-LINE 
Office: ORIGIN COME 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: A) STATE 31630 B) PORT AU PRINCE 41 

Review Action: RELEASED, APPROVED 

Review Authority: elyme 

Review Comment: n/a 

Review Content Flags: 

Review Date: 04 MAR 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <04 MAR 2002 by elbezefj>; APPROVED <03 DEC 2002 by elyme> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: HAITIAN SOUTHERN HIGHWAY STATUS 
TAGS: BEXP, HA 
To: PORT AU PRINCE 
Type: TE 
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